Exhibit CI 



iviicioyuii riujeci cxuuiieu uiiuiiiidiiuii 



rage i or 



nms-schedule 



Project Start: 
Project Finish: ^^^^ 




ID 


Task Name 


Duration 


Start 


Finish 


Resou rce Names 


1 


Implementation 


237 days 


Mon 




Fri 






2 


Milestone 1 (Basic Workflow) 


33 days 


Mon 




Fri 






3 


Learning Curve 


5 days 


Mon 


Fri! 




Sudhir 


4 


Infrastructure Work 


25 days 


Mon 


Tue 




5 


Persistence 


7 days 


Mon] 




Tuej 






o 


XML Mapping For Device 


1 day 


Mon 


Monl 


Yun 


7 


oave jr jan 


3 days 


Tue 




Thu 




I un 


8 


Open Plan 


2 days 


Fril 


Men 




Yun 


9 


Delete Plan 


1 day 


Tu^ 


Tue 


Yun 


10 


Object Model/Transactions 


5 days 


Mon* 




Tue; 




Jim 


11 


DP Simulator Changes 


3 days 


Wed 




Fri 


[ 


Jim 


12 


Network 10 


9 days 


Mon 




Moi 




Jim 


13 


UI 


25 days 


Mon^^^l 


Tue 


L 




14 


New Plan 


5 days 


Mon^^^l 


Fri^ 




Charleston 


15 


Open Plan 


2 days 


Mon^Hm 


Tue^^^B 


Charleston 


16 


Save Plan 


2 days 


Wed^ 




Thul 




Charleston 


17 


Save As Plan 


1 day 


Fril 




Fri| 




Charleston 


18 


Delete Plan 


2 days 


Mon] 


Tue 




Charleston 


19 


Basic Wizard Updates 


3 days 




Wedl 




Allan 


20 


Revert 


2 days 


Thu 




Fril 




Allan 


21 


Deploy 


5 days 


Mon 




Fri^m 


Allan 


22 


View Layouts and UI Navigation 


1 0 days 


Mor 




Tue^^^l 


Charleston,Sudhir 


23 


Basic Config Model 
(Mapping/Model/UI) 


14 days 


Monjimi 


Moi 






24 


Basic Device and Ports 


1 2 days 




Mon^^B 


Yun 








1 


1 
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7S 


r^pviVp VT AN 

JLVCVJUC V JU/\1N 


1 II /'I o\/c 

1 \j udyo 




Fri|Bfl 


ISudhir 


26 


Basic Verification 


5 days 


Mon^^H 


Fn^H 


27 


Config Rules 


5 days 


Mon limillf 




Allan 


zo 


Milestone 1 Unit Tests 


5 days 


Mon jj^^^^B 


FrillH 


. Yun,Jim,Charleston,Allaji, 




MiJestone 2 (Config Rev2, Client and 
Performance) 










29 


55 davs 




muji ■■■■■■ 














Config Model Updates 
(iviapping/ Moaei/ u ij 










30 


43 days 




MonfljHi 












J 1 


AAA 

AAA 


6 days 


Wed ^^^^^p 


Wed^Hli 


Yun 


dL 


UOtlX 


0 days 


Inu^^^H 


MonlHHi 


Yun 


'Xl 

55 


IP Aliasing Support 


I days 




MongBBI 


Kishaii 




RF Planning 


45 days 


Monj^^^^l 








RF Planning Design 


1 days 


Mon^^^H 


TueHH 


Sudhir 


DO 


Model Definition + Persistence 


5 days 


Wed^^^B 


TuefHflHI 


Sudhir 


37 


Floor Wizard (Skeleton) 


5 days 


WedflU 


Tue^HHII 


Sudhir 


38 


Area Wizard 


2 days 


WedflH 


ThufllHI 


Sudhir 


39 


Network Design Operation Wizard 


5 days 


FriHI^H 


Thu^HH 


OUiilUi 


40 


Add New Obstacle and Loss 
Assignments 


3 days 


1 


1 


Sudhir 


41 


Network Design - Finalize 
Algorithm 


5 days 


ThuMll 


WedMBHj 


, — 

Sudliir 




Network Design - Algoritlani 
Implementation 






MonmHIH 




42 


0 Uajro 


ThiitfHHH 


oudnir 




1 




43 


Calculation and Display of 
Coverage 


5 days 


1 


MonMHM 

. 1 


Sudhir 


A A 


renormance (ul/Model/Mapping) 


1 y days 


Mon^^^^H 


ThutH 




43 


iNei iu inirastructure updates 


lU days 


Mon^^Hf 


Fn^^H 


Jim 


40 


ui inirastructure updates lor ren 


J days 


Mon^^^^B 


Wed^H^H 


Allan 


4 / 


r on juevei 


0 days 


inu^^^^. 


Mon^^^H 


Allan 


40 




8. days 


Tue^^^^l 


Inu^^^^l 


Allan 


4-7 




ID days 


lue^^^^B 


lue^^^^B 




SO 


i.'iicTii Coign 


5 days 


i ue^^^^^B 


Mon^m^P 


Yun 




l^livc^oi" l^nnOn ^^t«ckvirtAc> 

v^iusier i^oniig i^nsinges 


5 days 


Mon^^H^ 


rn ^^^^B 




■J £, 


V-JUolCJ lyiuuci 


2 days 


Tue 


Wed ^^^^1 


Yun 


si 




1 Gay 


Mon^mm 


Mon^^m 


Yun 




Lycvice inieridce ouppon 


2 days 


Tue^mH 


Wed^m 


Jim 


55 


View Layout Changes 


2 days 


ThuH^I 


FrilHlfi 


Yun 


56 


Cluster Sync Logic 


4 days 


Thu^^HI 


Wed^^ 


Jim 


57 


Summai7 GUI Page 


2 days 




Wed^H 


Yun 


58 

r "1 


Find Client Wizard 
1 — 11 


3 days 




MonfHHI 


Yun 



II II II II II 

•ilo' / fr^'\Mf^r\r~i imootoOlC OH^rxr^O/. OnO^n^fm^r^XMiyimrtr^XXlhAi ,0/ OAf^^ „. »~»*/o : n/ onr-> . 
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59 



60 



61 



62 



64 



65 



66 



67 



69 



70 



71 



72 
73 



74 



75 



76 



77 



78 



79 



80 



81 



82 



83 



84 



85 



86 



87 



88 



89 



90 



91 



92 



Network 10 Integration 



Siraulate Clusters 



Implement Client Queries 



Integration with embedded DP 
Simulator 




Config/Image Management (Initial) 



Design 



Jeff Learning Curve 



Spanning Tree Model/Mapping/UI 



Security Admin (Ul/Persistence) 



Kishan Learning Curve 



Milestone 2 Unit Tests 



Milestone 3 

(Verify/Fault/ConfigVersion/Reports) 



Training 



Policy Updates 



Integrate Apply/Sync Menu Actions 
into Single Action and Wizard 



Resolve Policy. Sync Issues in other 

functions 



Config Model Updates 



ISL Config 



NTP Config 



DNS Client 



Logging Config 



HTTP Config 



14davs 



Wedm[|| Mon^|gi[ 



Jim 



Jim 



Jim 



ACL 



IGMP Snooping 



VLAN Updates 



RF Planning Updates 



Config/Image Management 



Initial NetIO API Implementation 



Net 10 Updates for versioning 
(Crg/'lmage/Bootrom Push, Cfg 
Pull) 



Config file Push 



Initial Ul Implementation 



Version Management Ul 



Image Push 



Image Parsing 
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93 
II ^ ^ 


TiimTinnri APT ^Tntfial r)p>\?fali'\nmpnt \ 


5 days 


rn ^^^^^1 




1 Allan 




rumnond A PT Cnmnlpip 


^ /"I'lX/C 




TKvi H^^^H 

n il ^^^^1 


1 AJian 


95 


V priflrsil'ifin ITnHntPQ 


i J tidyb 


Mon 


IS.,: fli^^^^H 

Ml 




96 

II y\f 


ivLliC oyolCili UCbl^li yJysJciiCb 


5 days 


Mon 


rn 


I Kishan 


1 97 


Tvlllp ^VQt'Prn Iniri IpmPTii '^firin 
JvUJC/ Oj^oLClJl illiU ICiilCillaLlUJl 


1 0 rloi/c 

lu Cidys 


Men ^^^m 


FriMMI 


1 Kjshan 




Certificate HaiidJing for DP Comms 


2 days 






Jim 




Boot status display in UI 


1 day 




Wedj^^H 


1 Jim 


pioo 

101 

i— 


Fault (UI/Model/Mapping) 


15 days 


Tue^^^l 






Initial integration of syslog viewer 
with devif 






- 




KAcLyo 


TueMH 




Jell 










|l02 


Updates for fault UI to support 
Trapeze speciiic events 


10 days 




Mon iHHH 




11 1 I/O 


wxTciess iveiaieu 


3 days 


TueH^H 




Jeff 


|i Oil 


wirea KeJated 


5 days 






Jeff 


h 

II lUJ 


iviiiesione 3 unit i ests 


12 days 




Fri^JHI 


Yun,Jim,Sudhir,Allan,Jefrj 




Aipna ueveiopnient 


57 days 


Mon^l^H 






ll 07 


v^usiom ui Views 


1 0 days 


Mon^l^H 




Kishan 


1 1 09 


KJh Planning rmalize 


40 days 


Mon^^^^H 


WedHH 




h OQ 


Work Order Generation 


7 days 


Mon^H^^p 




Sudhir 


hi o 


rioor Wizard Lnanges 


5 days 






Sudhir 




uxt Integration Jiilort 


4 days 


Fri^^l 




Sudhir 


ll 1 9 


MsJr verijication 


26 days 




Thu^rt 




ll l'^ 
1 


j-^uai fioining ouppon 


o days 




MonHH 


Sudhir 


ll M 


riiysicai lopoiogy venncation 


10 days 


FriJ^H 


Thu^H 


Sudliir 


115 


Kiiies luipieinenTation 


4 days 






Kishan 


ll \ f\ 


nuai lyioaei/v^ouiig upuates 


zo days 


Mon^^^H 






ll 1 7 
liil 


rjx iivenx viewer oiigs 


3 days 


MonHH 


WedlHi^ 


Jeff 


[iTs 


o i r iviouei/ UI jveworK 


J days 






Jeff 


ll IQ 


oyj>iog coniig/ui upaaies 


J days 


MonflHIH 


Thu^H 


Jeff 


Il20 


v^iubici ividijdgcrncni upoaies 


7 days 


MonHlHi 




Yun 


ri2i 

LLiJL 
|l22 


.L.u<iu oijdijiig vjruups/x on oroups 


7 days 


Fri^^H 




Yun 


AAA I Fnrlntp^ 


8 days 


Wed^H 


Frifl^H 


XT 

Yun 


Il23 


r\\^t~ lYictppjii^ upuaies 


5 days 






Kishan 


Il24 




3 days 


Tue^m 




5udhir 


Il25 


i^ci lur niiincc ui upciaies 


1 u days 


MoniPHH 






|l26 


AP/RF Level 


1 0 days 


Monfl^H 




^llan 


|l27 


CU/XML import Mapping Only 


1 0 days 


Mon^iP^P 




im 


128 


XML/CL] Export Mapping 


10 days 


Fri^B 


ThuJUHp 


im 


129 
1 II 


Client Management Updates 

II 


3 days 

11 


Mon ^^^1 

II 


Wed^^HI 

II 
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130 



131 



132 



133 



134 



135 



136 



137 



138 



139 



140 



Find Client Wizard Updates 



Device Status Features 



Installation 



Initial Licensing Jjnplementation 



Windows XP 



Alpha Integration Work 



3 days 



10 days 



II days 



8 davs 



3 days 



Alpha QA Support 



Beta Development 



RF Planning Updates 



DWG Integration Effort 



Mobility. Profile/ACL Cleanup 



10 days 



15 days 



50 days 



12 days 



3 days 



4 days 



Mon 



Wed 



Wed 



Mon 



Mon] 



Mon] 



Moni 



Wed 



MonJ 




Yun 



Jeff 



Kishan 



Monl 



Kishan 



Jim,YunJeff,Kishan 
Yuii,Jim,Sudhir,Jeff,Kishai 



Sudhir 
Sudhir 



Kishan 



141 



142 



143 



144 



145 



146 



Change Handler Work 



5 days 



Monl 



Infrastructure 



2 days 



Mon] 



Mobility Domain 



5 days 



Mon] 



Chassis 



1 day 



Wed 



MP 



2 days 



Thul 




Jim 



Jeff 



Jim 



Jim 



147 



148 



149 



150 



151 



152 



153 



154 



Miscellaneous Changes 



1 2 days 



Monl 



Refresh From Net Cleanup 



3 days 



Jim 



Proxy Wizard Changes 



2 days 



Boot status unhook 



1 day 



Distribute Config/Image Updates 



1 day 



Run Rules On Upload/Import 



1 day 



Inventory Report 



4. days 




Jim 



155 



156 



157 



158 



Client Management Updates 



9 days 



Mon , 



Client History 



4 days 



Monl 



Client RF Topology 



5 days 



Fri 



Thu 



Thul 



Yun 



Yim 



159 



160 



161 



162 



Performance UI Updates 



9 days 



Wed 



Monl 



RF Aggregation 



4 days 



Wed 



Client Level 



5 days 



Tuej 




Allan 



Allan 



163 



164 



165 



166 



167 



Prioritv 1 Print Features 



4 days 



TneJ 



■Print Spider View 



I day 



Tuel 



Save Stats Table To File 



2 days 



Export Event list 



1 day 




Allan 



Wed 



Allan 



Allan 
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168 
169 



170 



171 



172 



173 



174 



175 



Final Model/Config Updates 



Wired Autheii Port Updates 



Guest VLAN Support 



SNMP (Reduced Functionality) 
Config Support 



Syslog Updates 



Redundant Port Support 




Jeff 



Yun 



Jeff 



Jeff 



Jeff 



176 



177 



178 



Rogue AP Detection 



Control/Config 



Kislian 



Visibility 

Verification/Display/Monitoring 



fvishan 



179 



180 



181 



Beta System Test (includes 
Optimization/Scaling Work) 



Yun,Jim,Sudhir,Jeff4CishaD 



182 



183 



184 



185 



Items That May Be Removed from 1.0 



WPA/TKIP Config Support 



Yun 



186 



187 



188 



189 



190 



191 



Priority 1 Print Features 



Print Stats Table 



Allan 



Print Stats Graph 



Allan 



Session Roaming History 



Allan 



Floor Layout 



Allan 



192 



193 



194 



195 



196 



197 



Priority 2 Print Features 



Information Panel 



Jeff 



RF Detect Layout 



Jeff 



Client Location Layout 



Jeff 



Client Tracking List 



Jeff 



198 



199 



200 



201 



202 



HP Open view Integration 



Registration Files 



Kishan 



Sync Up 



Kishan 



HPOV Plugin Installation 



Allan 



203 
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204 


Installation 


5 days 




MonflH 




205 


Solaris 


5 days 






MonHBI 


Allan 



Resources 




Assignments 



% Work Compl 
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View Layouts and Ul 
Navigation 



View Layouts and UI 
Navigation 



Charleston 



Sudhir 




Basic Device and Ports 



Yun 



Device VLAN 



Sudhir 



Config Rules 



Allan 



Milestone 1 Unit Tests 



Milestone. 1. Unit Tests 



Milestone 1 Unit Tests 



Milestone l.Unit Tests 



Milestone l.Unit Tests 



AAA 



Dotlx 



EP Aliasing Support 



RF Planning Design 



Model Definition + Persistence 



Floor Wizard (Skeleton) 



Area Wizard 



Network Design Operation 
Wizard 



Yun 



Jim 



Charleston 



Allan 



Sudhir 



Yun 



Yun 



Kishan 



Sudhir 



Sudhir 



Sudhir 



Sudhir 



Sudhir 



Add New Obstacle and Loss 
Assignments 



Sudhir 



Network Design - Finalize 
Algorithm 



Network Design - Algorithm 
Implementation 



Sudhir 



Sudhir 



Calculation and Display of 
Coverage 



Sudhir 



Net 10 Infrastructure Updates 



Jim 



UI Infrastructure Updates for 
Perf 



Allan 



Port Level 



Allan 



Chassis Level 



Allan 



Client Design 



Yun 



Cluster Model 



Yun 



Mapper Support 



Yun 



Device Interface Support: 



Jim 



View Layout Changes 



Yun 



Cluster S>mc Logic 



Jim 
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57 



58 



60 



61 



Summary GUI Page 



Find Client Wizard 



Simulate Clusters 



Implement Client Queries 



Yun 



Yun 



Jim 



Jim 




10( 



M 

10( 



62 



integration with embedded DP 
Simulator 



Jim 



10( 



64 



64 



65 



Design 



Yun 



Design 



Jim 



JefF Learning Curve 



Jeff 



10( 



KM 



66 



Spanning Tree 
Model/Mapping/UI 



Jeff 



KM 



67 



Security Admin 
(Ul/Persistence) 



Jeff 



10{ 



68 



69 



69 



69 



69 



69 



71 



Kishan Learning Curve 



Kishan 



Milestone 2 Unit Tests 



Yun 



Milestone 2 Unit Tests 



Sudhir 



Milestone 2 Unit Tests 



Jim 



Milestone 2 Unit Tests 



Jeff 



Milestone 2 Unit Tests 



Kishan 



Training 



Sudhir 



KK 



10( 



10( 



10( 



10( 



10( 

"To( 



73 



Integrate Apply/Sync Menu 
Actions into Single Action and 
Wizard 



Allan 



KK 



74 



Resolve Policy Sync Issues in 
other fiuictions 



Allan 



KX 



76 



77 



78 



79 



80 



81 



82 



83 



84 



ISL Config 



Jeff 



NT? Config 



Jeff 



DNS Client 



Jeff 



Logging Config 



Jeff 



HTTP Config 



Jeff 



ACL 



Kishan 



IGMP Snooping 



Allan 



VLAN Updates 



Sudhir 



RF Planning Updates 



Sudhir 



KX 



KX 



KX 



10( 



KX 



KX 



KX 



86 



InitialNetlO APT 

Implementation 



Jim 



IOC 



87 



Net 10 Updates for versioning 
(Cfg/Image/Bootrom Push, Cfg 
Pull) 



Jim 



IOC 



88 



89 



Config File Push 



Jim 



Initial UI Implementation 



Yun 



IOC 



IOC 
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90 



91 



92 



93 



94 



96 



97 



98 



99 



Version Management UI 



Imaee Push 



Image Parsing 



Jiinippad API (initial 
Development) 



Jiunppad API Complete 



Rule System Design Updates 



Rule System Implementation 



Certificate Handling for DP 
Comms 



Boot status display in UI 




101 



Initial integration of syslog 
viewer Avith devif 



103 



104 



105 



105 



105 



105 



105 



105 



107 



109 



110 



111 



113 



114 



115 



117 



118 



119 



120 



121 



Wireless Related 



Wired Related 



Milestone 3 Unit Tests 



Milestone 3 Unit Tests 



Physical Topology Verification 



Milestone 3 Unit Tests 



Milestone 3 Unit Tests 



Milestone 3 Unit Tests 



Milestone 3 Unit Tests 



Custom UI Views 



Work Order Generation 



Floor Wizard Changes 



DXF Integration Effort 



Dual Homing Support 



Rules Implementation 



Fix Event Viewer Bugs 



STP ModelAJI Rework 



Syslog Config/UI Updates 



Cluster Management Updates 



Load Sharing Groups/Port 
Groups 



122 



123 



124 



126 



127 



AAA Updates 



ACL Mapping Updates 



AP Config Changes 



AP/RF Level 



CLI/XML Import Mapping 
Only 
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128 



130 



131 



133 



134 



135 



135 



135 



135 



136 



136 



136 



136 



136 



138 



139 



140 



143 



144 



145 



146 



149 



150 



151 



152 



153 



154 



157 



158 



161 



162 



165 



166 



167 



170 



XML/CLI Export Mapping 



171 



172 



Find Client Wizard Updates 



Device Status Features 



nitial Licensing 
Implementation 



Windows XP 



Alpha Integration Work 



Alpha Integration Work 



Alpha Integration Work 



Alpha Integration Work 



Alpha QA Support 



Alpha QA Support 



Alpha QA Support 



Alpha QA Support 



Alpha QA Support 



RF Planning Updates 



DWG Integiation Effort 



Mobility Profile/ACL Cleanup 



Infrastructure 



MP 



Refresh From Net Cleanup 



Mobility Domain 



Chassis 



Proxy Wizard Changes 



Boot status unhook 



Distribute Config/Iniage 
Updates 



Client Level 



Run Rules On Upload/Import 



Inventory Report 



Client History 



Client RF Topology 



RF Aggregation 



Print Spider View 



Save Stats Table To File 



Export Event Hst 



Wired Authen Port Updates 



Guest VLAN Support 



SNMP (Reduced Functionality) 
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174 



177 



178 



181 



181 



181 



181 



181 



185 



188 



189 



190 



191 



194 



195 



196 



197 



200 



201 



202 
205 



Syslog Updates 



Config Support 



Redundant Port Support 



Control/Config 



Visibility 

Verification/Display/Monitoring 



Beta System Test (includes 
Optimization/Scaling Work) 



Beta System Test (includes 
Optimization/Scaling Work) 



Beta System Test (includes 
Optimization/Scaling Work) 



Beta System Test (includes 
Optimization/Scaling Work) 



Beta System Test (includes 
Optimization/Scaling Work) 



WPA/TKIP Config Support 



Print Stats Table 



Print Stats Graph 



Session Roiaming History 



Floor Layout 



Information Panel 



RF Detect Layout 



Client Location Layout 



Client Tracking List 



Registration Files 



Sync Up 



HP OV Plugin Installation 

Solaris 
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